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20. Abstract continued 

involved, and outlines the support required for construction 
and operation. The purpose of the laboratory will be to 
conduct research in the man-machine interface problems with 
aerospace systems and to facilitate the education of Naval 
aviation officers in the complexities of modern aircraft 
systems integration. 
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ABSTRACT 


This paper presents a proposal and a plan for the devel- 
opment of an Aircraft Systems Integration Laboratory (ASIL) 
in the Department of Aeronautics at the Naval Postgraduate 
School. The paper addresses the current and future bene- 
fits of and requirements for the laboratory in the areas of 
research and education, describes the capabilities of the 
proposed laboratory, vresents a plan for its development, 
details the costs involved, and outlines the support re- 
quired for construction and operation. The purpose of the 
laboratory will be to conduct research in the man-machine 
interface problems with aerospace systems and to facilitate 
the education of Naval aviation officers in the complexities 


of modern aircraft systems integration. 
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I. INTRODUCTION 


The rapid advancement in computer technology, avionics 
and digital control systems has greatly enhanced the capa- 
bilities of modern aircraft. At the same time it has also 
Significantly increased the job of aircraft design. It is 
no longer sufficient to build a high performance airframe 
and fill it with the avionics that it has room to hold. It 
is now incumbent on the designer to approach the problem 
from a more complete systems viewpoint. The Naval Postgra- 
duate School has confronted this reality and has done much to 
provide the Navy with "systems" educated Aeronautical/Avionics 
Engineers. In order to go forward in this critical area of 
education a laboratory to instruct, demonstrate, and practice 
the techniques of systems integration is needed. This thesis 
will explore the design and utilization of such a laboratory. 

The cost of the laboratory development and construction 
will be $1,751,425.90 in 1983 dollars spread over four fiscal 
years. The cost for fiscal year 1986 will be $768,375.00 
which will produce an operating laboratory capable of limited 
real-time simulation of tactical systems. 

The Aircraft Systems Integration Laboratory (ASIL) will 
operate in close cooperation with the Tactical Avionics 


and Software Test and Evaluation Facility (TASTEF) 





at the Naval Air Test Center, Patuxent River, Maryland. 
The intentional similarity between both laboratories will 
facilitate mutual reinforcement and verification of re- 
search results. Additionally, this will contribute to a 
freer flow of ideas between the academic and the test and 
evaluation communities. 

The laboratory will provide the Naval Postgraduate 
school and the Navy the opportunity to significantly im- 
prove the education of Naval aviation officers in the area 
of systems integration, engineering, and design and will 
also provide a superior research facility for students to 
conduct research in man-machine interface topics in tactical 
systems integration. 

In chapter II the objectives and major uses for ASIL will 
be discussed. Basically, the laboratory will serve to 
conduct research and provide hands-on education for the 
Aeronautics students in the area of system integration. 
Specific areas are noted and discussed. The background that 
leads us to the need for ASIL is reviewed in chapter III. 
The history and justification cited in chapter III leads to 
the description of capabilities necessary to solve the 
problem as set forth in chapter IV. Primarily composed of 
a digital computer based, generic, systems simulator inter- 
faced with the MIL-STD-1553 A/B bus, the laboratory's 


requisite capabilities are fully outlined in this chapter. 


10 








Chapter V is the major section of this work. In it the 
system development plan is delineated. This includes 
system block diagrams, required software and hardware, 
Support plans, installation plans, and milestones for 
timely completion. Costs are covered in their entirety in 
chapter VI, with chapter VII presenting the pertinent 
conclusions and, more importantly, the recommendations for 


follow on work on this project. 





If. OBJECTIVES AND USES OF ASIL 


The purpose of ASIL will be two-fold: 

a. to conduct research in man-machine interface 
problems with aerospace systems 

b. to improve the education of Naval aviation officers 
in the complexities of modern aircraft systems integration. 

A prime use of ASIL will be to support thesis work and 
Sponsored research in a number of related disciplines such 
as: 

a. flying/handling qualities of highly augmented 
Bactteal aircraft 

b. digital and fly-by-wire systems 

Cc. active control systems 

d. integrated control concepts 

e. advanced tactical displays (HUD and HDD) 

f. advanced simulation techniques 

g. redundancy management techniques 

Research in these disciplines has expanded rapidly in 
recent years with the introduction of digital fly-by-wire 
flight control. This research has been sponsored primarily 
by the Air Force. In addition, the Navy has developed 
renewed research interests in these technologies due in 


large part to an expenSive learning experience on the 
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F/A-18, the first production airplane in the world to employ 
digital fly-by-wire flight control. A sample of the re- 
search projects which could be pursued with a systems 
integration facility follow: 

a) An investigation into the effects of sampling rate 
on handling qualities of tactical aircraft equipped with 
digital flight control svstems during high gain precision 
flying tasks. 

b) An investigation of the handling qualities criteria 
for highly augmented flight control systems for the purpose 
of updating military specifications used in procuring such 
systems. 

c) An investigation into the development of departure 
prevention systems through the application of active control 
technology. 

dad) An evaluation of pilot acceptance of load factor 
command and pitch rate command control augmentation systems. 

e) An investigation of methods for integrating flight 
control and propulsion control for improved mission 
effectiveness. 

f) An investigation of general control concepts of 
integrated flight fire control (IFFC), integrated flight 
weapons control (IFWC), integrated flight trajectory 
control (IFTC), and integrated flight propulsion control 


(IFPC) for improved mission effectiveness. 
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g) An evaluation of the effectiveness of control 
augmentation systems designed by modern control methods as 
opposed to classical control methods. 

h) An evaluation of model following control as a 
control augmentation design philosophy for improved mission 
effectiveness. 

i) An investigation of the effectiveness of advanced 
concepts in adaptive and self learning control. 

j) An evaluation of advanced controllers such as side 
stick controllers, 6-DOF controllers, integrated controllers, 
and force and deflection controllers. 

k) Evaluations of advanced instrument configurations, 
head up display schemes, and tactical situation displays. 

The systems integration laboratory could also be 
utilized by Aviation Safety Programs to augment course work 
and to re-create mishaps as an investigative technique. 

The laboratory will complement not compete with the 
Naval Air Systems Command Field Activities, in particular, 
the Naval Air Test Center which 1s responsible for the test 
and evaluation of air weapons systems and the Naval Air 
Development Center which is responsible for their 
development. 

ASIL will be uniquely suited to conduct scholarly re- 
search in systems integration problems with airborne 


weapons systems. A number of ingredients blend to give the 
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Aeronautics Department of the Naval Postgraduate School an 
ideal setting to conduct this research. The presence of a 
highly technically competent engineering faculty, a 

Student body composed of ambitious, intelligent officers 
with a wide background of operational experience, including 
extensive experience in operating and piloting airborne 
weapon systems, and a military atmosphere in which to 
conduct this high guality and operationally relevant re- 
search, all combine to epitomize the ideal research environ- 
ment. In addition, this capability and environment will 
provide long term benefits to the Navy at minimal cost due 
to the fact that student and computational time are 
essentially "free" to the sponsoring activity. 

Flight Laboratories have operated successfully in 
several universities where they have been pursued vigorously 
and operated intelligently. Most notable among those are: 

Zao rELncCecon 

* Mississippi State University (Raspet Flight Research 

Laboratory) 

* CALSPAN (formerly Cornell Research Laboratory) 

* University of Kansas 

The research being conducted at these facilities is 
rarely related to Navy topics of concern, whereas the 
Naval Postgraduate School ASIL facility would be almost 


totally dedicated to supporting Navy areas of interest. 
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Additionally, this research will be at minimal cost to the 
Navy. Furthermore, this facility will stimulate coordinated 
and cooperative efforts among similar Navy activities such 
as: Naval Postgraduate School, Naval Test Pilot School, 
Naval Air Test Center, Naval Air Development Center, and 
Naval Air Systems Command. 

A second prime use of ASIL will be as an instructional 
laboratory facility in support of the 611 curriculum. 611 
Students will take a systems design capstone course using 
ASIL as a design tool in place of the standard traditional 
capstone aircraft design course taken by all students now. 
This approach to systems design will parallel very closely 
the industry approach to tactical aircraft design employed 
today where the simulator has replaced the wind tunnel in 
relative importance and use. 

By providing the capabilities discussed herein and 
developing the accompanying coursework and thesis topics 
the Aeronautics Department can rapidly begin overcoming the 
current lag in systems engineering education. It is foreseen 
that with immediate support and nominal funding, aviation 
officers graduating as early as September 1986 will have 
the benefits of this project. Furthermore, it is likely 
that short courses in specific areas such as avionics, 
software, and systems integration may soon be available for 


existing aviation program managers or assistants. With the 
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proper equipment and the systems integration facility a 
short course can be developed to address a particular air- 
craft system. The Aircraft Systems Integration Laboratory 
will serve not only as the educational cornerstone for 
future Weapon Systems Acquisition Managers and Program 
Managers but also will provide the capability for specific 


research on current Naval Aviation problems. 
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IIIf. BACKGROUND 


Over the past decade the cutting edge of aircraft systems 
technology has evolved from the outside of the airframe to 
the avionics inside. Airframe and propulsion enhancements 
take years to transpire. However, changes in avionics, 
control, and weapons systems technology are occurring at an 
alarmingly rapid rate. This capability for change is alarming 
only from the viewpoint of the program manager who must de- 
cide on the viability of each new industry innovation. The 
traditionally educated aeronautical engineer, although strong 
in structures, propulsion, and aerodynamics, is ill-prepared 
for the avionics, software, and systems integration necessary 
in today's aircraft acquisitions. The Aeronautics Curriculum 
has responded to this need with the 611 curriculum (Aero/ 
Avionics Engineering). This program however, requires signi- 
ficant improvement in course content and appropriate labora- 
tory facilities for both research and instruction in order 
to keep pace with state-of-the-art technology in systems 
engineering and integration. 

A careful review of the sources noted in the bibliography 
document how long and how persistently the Aeronautics 
Department's students have pursued indepth knowledge on the 


Svstems integration problem for various aircraft. Furthermore, 
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these references also serve to illustrate the continuing 
lack of a satisfactory laboratory for this pursuit. 

Over the past year the Department of Aeronautics has 
studied methods of improving the course content of the 
Aeronautical Engineering Programs, in particular the 611 
program and required updates to laboratory facilities. This 
study has resulted in new proposed curricula for both the 
610 (General Aero Engineering) and 611 programs, which is 
in internal Naval Postgraduate School review, and the 
requirement for an Aircraft Systems Integration Laboratory 
among other required laboratory improvements. This thesis 
is an initial effort at proposing a system (ASIL) that will 


begin to update the existing laboratory facilities. 
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IV. DESCRIPTION AND CAPABILITIES OF THE AIRCRAFT 
SYSTEMS INTEGRATION LABORATORY (ASIL) 


LD I = SD TE I A A RS DS St = tc eg cA SP 


The Aircraft Systems Integration Laboratory will be a 
digital computer based, real-time, piloted, systems simu- 
lator facility with a fixed base, generic tactical cockpit 
and computer generated displays including tactical head 
down (HDD) and head up (HUD) displays and visual displays. 
The laboratory will be composed of: 

dwecargital computers 

b. a fixed base generic tactical cockpit 

Cc. programmable tactical displays 

d. variable feel control systems 

e. hardware interfaces and buses (MIL-STD-1553 A/B) 

f. actual special purpose digital computers (AN/AYK-14) 

The ASIL will have the following capabilities: 

a. Real-time simulation of the flight characteristics of 
a wide variety of flight vehicles including conventional and 
V/STOL tactical aircraft. Integration of the full six degree 
of freedom nonlinear equations of motions including extensive 
Capability to store aerodynamic data and compute aerodynamic 
coefficients. 

b. Real-time simulation of active control systems in- 


cluding various forms of stability augmentation and control 
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augmentation, digital control, model reference control and 
Various automatic control functions. 

c. Real-time simulations of a wide spectrum of weapons 
and navigation systems including integrated systems such as 
fncegrated Fire-Pilight Control (IFFC), Integrated Flight- 
Trajectory Control (IFTC), Integrated Flight-Propulsion 
Control (IFPC), Integrated Flight-Weapons Control AlEWe) 
and Automatic Terrain Following-Terrain Avoidance Systems 
(ATF/TA) . 

dad. Simulation of variable control characteristics in- 
cluding control dynamics, function levels, force and de- 
flection gradients, breakout forces and deadbands. 

e. Interface with AN/AYK-14 special purpose airborne 
Gagiical) COMmputers. 

f. Easy in-house modifications of both software and 
hardware configuration. 

g. Software commonality with Tactical Avionics and 
Software Test and Evaluation Facility (TASTEF), Naval Air 
Test Center, Patuxent River, Maryland. 

h. Facility capability to support research in the tech- 
nologies covered previously. 

i. Data collection, reduction and analysis of all 


flight and system parameters. 
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V. DEVELOPMENT PLAN 


A. INTRODUCTION 

The following section describes the proposed development 
plan for the acquisition and installation of ASIL at the 
Naval Postgraduate School. The following areas will be 
addressed: 

a. Complete Avionics Systems Integration Laboratory 
(ASIL) system block diagram. 

b. Complete list of the hardware and software required, 
including estimated costs and means of acquisition. 

c. A statement of support, detailing the personnel, 
facilities, and funding required for the life cycle support 
of the facility. 

d. Installation plan, discussing the requirements, 
costs, and schedule for actual installation. 

e. A diagram of milestones to be accomplished over the 
period from the present to Initial Operational Capability 


(IOC) (see Figure 5). 


B. ASIL SYSTEM BLOCK DIAGRAM 
Figure 1 represents the relationship between the three 
major components of current flight research, l.e., Flight, 


Analysis, and Simulation. Modern aerospace engineering 


22 





t dynos 
HOYVASSY LHOIT4 JO SLNANOdWOD ASYHL AHL 


SISA IWNV NOILVIAWIS 


LSdL LHOTT4 





23 





relies heavily on simulation to conceive, test, analyze, 
and evaluate state-of-the-art aircraft design alternatives. 
ASIL in conjunction with the Naval Air Test Center's 
Tactical Avionics and Software Test and Evaluation 
Facility (TASTEF) will perform this level of research on 
current topics of concern to the Naval Aviation community. 
Figure 2 depicts the software configuration for the ASIL. 
The programs and the machines on which they will be run will 
be discussed later in this paper. Figure 3 presents the total 
hardware configuration of the proposed facility. The 
configuration of the facility should remain very nearly 
identical to the TASTEF configuration in order to permit 


mutual verification of results and/or problem areas. 


C. HARDWARE AND SOFTWARE REQUIREMENTS 

All hardware and software for the facility will be ac- 
quired in such a manner aS to minimize initial acquisition 
costs, while sacrificing little in research potential. The 
accompanying list provides a comprehensive table of the 
required hardware and software and the primary means for 
acquiring each item. An estimate cost in current dollars is 
also included for each item. The acquisition is partitioned 
in phases and tentatively requests one phase per year funding. 
It should be pointed out however, that Phase I is autonomous 


in that a full docket of coursework, thesis work, and 
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1. HARDWARE: PHASE I 


a) Digital Equipment Corp. Open Purchase Seo) 7 200 
VAX 11/790 General 
Purpose Computer System 
(see Appendix A for cost 
breakdown ) 


b) Interactive Machines Inc. Open Purchase 100,000.00 
Visual Display System 


c) Control Loaders TASTEF at 70-000). 00 
replication cost 

d) Common Multiport Memory TASTEF at 35 000200 
replication cost 

e) MIL-STD-1553A Bus and TASTEF at 25 00000 
Digital Interface replication cost 

f) Computer Terminals Open Purchase io 00200 

(10 each) : 

g) Analog-to-Digital, TASTEF at 25,000.00 
Digital -to-Analog replication cost 


Discrete Interface System 


n) Miscellaneous Electronic Open Purchase/ IL(G) ,, (B10) LO 
Components and Hardware TASTEF 


2) §€CU Emulator TASTEF at 57000200 
(only needed with replication cost 

3) Cockpits (single seat NPS (single seat) O00 
and Multi-seat) NASA Ames (multi-seat) 5B) (ene. 

k) Computer Maintenance Open Purchase/ PA Sig Ge (O10, 
Cont race TASTEF 

1) OPTIONAL: 6-DOF NASA Ames 0.00 
Hydraulically 


operated, motion base 


SS SS A: A eT RSA Ew ce et ee es Wy eee ep oe ep ee 


TORAL COST $ 578,654.00 
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2. SOFTWARE: PHASE I _ 








Item Acquired Via Cost (S$) 
a) Display Software TASTEF 0.00 
b) Executive Program TASTEF 0.00 
c) Avionics Models TASTEF 

(1) Radar 


(2) Inertial Navigation 
(3) Air Data Computer 
(4) Stores Management System 


i) ESS 
(6) CSC 
d) Aerodynamic Models Simulation and Tech. 0.00 
Group (NATC) 
(1) F-4S 
(2) F-14A 
(3) F/A-18 
(4) AV-8B 
(5) xX-29 
e) Control Loader Software TASTEF 0-010 
f) SMART (Environmental NASA Ames/ Simulation 0.00 
Model) and Tech. Group (NATC) 


(1) Atmosphere Model 

(2) Earth Model (flat or round) 

(3) Integration Routines 
(position, velocity, acceleration) 

(4) Axis Translations 

(5) Wind Turbulence Model 

(6) Landing Aids - ILS 

(7) Random Number Generator 

(8) Z-Transforms 

(9) Trim Software 

(10) Function Table Processor 





VOrAL Cost 02 00 


NOTE: Software required primarily for VAX 11/790 operation 
(i.e., VMS, DEC Writer, Fortran) is included in VAX 
11/790 Phase I breakdown. 
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item 

a) Digital Equipment Corp. 
VAX 11/790 General 
Purpose Computer System 
(see Appendix A for cost 
breakdown) 


b) MIL-STD-1553 A/B Bus and 
Digital Interface 

















TOTAL COST S 
4. HARDWARE: PHASE Tito 
Ttem Acquired Via 
a) Digital Equipment Corp. Open Purchase S 
VAX 11/790 General 
Purpose Computer System 
(see Appendix A for cost 
breakdown) 
b) MIL-STD-1553 A/B Bus and TASTEF at 
Digital Interface replication cost 
TOTAL COST $ 
5 HARDWARE: PHASE IV 
Ttem Acquired Via 
a) Applied Dynamics D-10 Open Purchase $ 
General Purpose Computer 
system 
TOram COST $ 


SS NE eS SEE 


Acquired Via 





Open Purchase $ 


TASTEF at 
replication cost 





on 


Cost (S$) 


180,030.00 





25,000.00 


2057, 0S0200 





Costus) 


P30; 030700 


2570007, 00 


ZO seo. 00 





Cost (S$) 


300,000.00 


300,000.00 





research can begin with the procurement and installation of 


this phase (see Figure 4). 


D. STATEMENT OF SUPPORT 

The support required for ASIL will fall into four 
categories: 

- facility design and construction 

- personnel 

= technical 

= if bevel ote; 

1. Facility Design and Construction 

The Naval Postgraduate School currently has a 

building that will provide an ideal location and adequate 
space for the systems integration facility. Currently, 
room 024 of Halligan Hall is part of the present Aeronautics 
Department facilities and can be made available for ASIL 
equipment with a minimum of external assistance. Providing 
the ASIL with satisfactory air-conditioning, lighting, and 
power will be required during the early stages of instal- 
lation. This will require funding in order to contract 
for this construction (see Appendix B and Fiscal Year 1986 - 
Phase I funding). 

2. Personnel Support 

The personnel required to provide year around life- 

cycle support to the ASIL facility include the existing staff 


technicians and two additional civilian positions; a 
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GS-ll Computer Specialist position and a GS-7 Engineering 
Technician position. These positions must be filled in 
the year of the major equipment purchases (Fiscal Year 1986) 
as presented herein. Funding to support these positions 
is included in this proposal. Support required prior to the 
year of major equipment purchases can be provided by the 
personnel presently assigned to the department. 
3. Technical Support 

Technical support and guidance of the facility will 
be continuously provided by the Aeronautics Department 
faculty and staff. The Naval Test Center, Patuxent River 
has agreed to provide not only installation and facility 
design support but also continued guidance and consultation 
throughout the life of the facility. Additionally, the 
NASA Ames Simulation branch has agreed to provide technical 
guidance and to establish a program for related, thesis 
student, experience tours at their facility. A well woven 
working relationship between these facilities and ASIL is 
beneficial to the Navy as well as all concerned. 

f-eeoaseallation Plan 

Actual installation of the initial equipment acqui- 
sition will not begin until fiscal year 1986. However, prior 
to that time several tasks will be accomplished. Equipment 
and supplies that are currently available at little or no 


cost will be acquired and tested for project suitability. 
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PecOutee OL preliminary, but nominal funding for this 
phase may be requested under the Naval Postgraduate 
School Foundation Research program through the project 
advisor (Dr. Hewett). Under this category of equipment and 
Supplies fall such items as: 

- cockpits 

- surplus instrumentation 

=eeconerol Sticks 

- motion base 

- software 

- surplus computing equipment 

When funding has been provided for the initial purchase 
of equipment it will be necessary to coordinate with both 
TASTEF and Digital Equipment Corporation on a suitable time- 
table for the major installation. Naturally, as noted in 
Appendix B, Public Works will be notified to promulgate the 
room renovation contract aS soon as posSible. After this 
initial installation period future additions to the laboratory 


will be handled by in-house means. 








Vir Geo. 


The following tables provide a detailed breakdown of 
the estimated costs involved in establishing the laboratory 
and operating it over the period Fiscal Year 1986 through 
1989. Each table lists the best estimates currently available 
from the respective supplier. All estimates are in 1983 
dollars. The equipment marked with an asterisk (*) is 
both estimated by and obtainable through the Tactical 
Avionics and Software Test and Evaluation Facility (TASTEF) 
at Patuxent River, Maryland. Points of contact for this and 
other facilities referred to in this thesis are listed in 


Appendix C. 
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TABLE 


FISCAL YEAR 1986 - PHASE I 


Salaries 
a. Support Personnel 


1) Engineering Technician GS-7 
(1 man year) 


2) Computer Specialist GS-11 
(1 man year) 


b. Total Labor Charges 


NOTE: The costs above include direct 
benefits such as insSurance, retirement, 
and earned annual leave and sick leave. 


Equipment and Supplies 


a. Digital Equipment Corp. VAX 11/790 
General Purpose Digital Computer 
b. Interactive Machines Inc. 
Visual Display System 


ea)  COmerol Loaders 

*d. Common Multiport Memory 

*e. MIL-STD-1553 A/B Bus and Digital 
Interface 

£. Computer Terminals (10 each) 

*g. A-D, D-A, Discrete System Interface 


h. Miscellaneous Electronic Components and 


Hardware Supplies 
1: 
5 Computer Maintenance Contract 
k. Installation Contract 
1. Room Renovation 
(see Appendix B for cost breakdown) 
NOTE: 


the proposal authorizes approval of the 


procurement of equipment as indicated in the 


proposal and retention of title to that 


equipment by the Naval Postgraduate School. 


TOTAL ESTIMATED COSTS FOR FISCAL YEAR 1986 
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L. Computer Control Unit (CCU) Emulator 


Unless specifically stated to the 
contrary, acceptance and fiscal support of 


Seo 2 000 
__ 29,491.00 


S742, 72.00 


S27 57 100 
LOO OUR 00 


707 CUO 00 
35,000.00 
Zo, O00 00 


ous 
25700000 
HIB TC) OGG Ne) 


5 UG. C0 
277577600 
507000200 
Sw 000 


S763 7s 7 oOo 





TABLE 2 


FISCAL YEAR 1987 - PHASE II 


1. Salaries 


a. 


9)¢ 


Support Personnel 


1) Engineering Technician GS-7 
(1 man year) 


2) Computer Specialist GS-11 


Total Labor Charges 


NOTE: The costs above include direct 
benefits such as insurance, retirement, 
and earned annual leave and sick leave. 


2. Equipment and Supplies 


a. 


eb: 


Digital Equipment Corp. VAX 11/790 
General Purpose Computer 
MIL-STD-1553 A/B Bus and Digital 
Interface 

Miscellaneous Equipment and Supplies 
Computer Maintenance Contract 


Total Equipment and Supplies 


NOTE: Unless specifically stated to the 


contrary, acceptance and fiscal support of 


the proposal authorizes approval of the 


procurement of equipment as indicated in the 


proposal and retention of title to that 


equipment by the Naval Postgraduate School. 


TOTAL ESTIMATED COSTS FOR FISCAL YEAR 1987 


57 


$ 20,924.00 


30,965.50 


ey SIL AES, S16 


$180,030.00 
Zi UC 00 


Oy, 00.0700 
Zee «0 0 


$242,407.00 


$294,296.90 





TABLE 3 


FISCAL YEAR 1988 - PHASE III 


1. Salaries 
a. Support Personnel 


1) Engineering Technician GS-7 S297 1 00 
(l man year) 


2) Computer Specialist GS-11 Bibeln (0 
(1 man year) 


b. Total Labor Charges 5 54 485..100 
NOTE: The costs above include direct 
benefits such as insurance, retirement, 


and earned annual leave and sick leave. 


2. Equipment and Supplies 


a. Digital Equipment Corp. VAX 11/790 Sees Oro aud 0 
General Purpose Computer 

*b. MIL-STD-1553 A/B Bus and Digital DAS) (MONO ON, 
Interface 

c. Miscellaneous Equipment and Supplies O07 000200 

d. Computer Maintenance Contract QT ha OO 

e. Total Equipment and Supplies S227 407 500 


NOTE: Unless specifically stated to the 
contrary, acceptance and fiscal support of 
the proposal authorizes approval of the 
procurement of equipment as indicated in the 
proposal and retention of title to that 
equipment by the Naval Postgraduate School. 


TOTAL ESTIMATED COSTS FOR FISCAL YEAR 1988 32.067 592.00 
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TABLE 4 


FISCAL YEAR 1989 - PHASE IV 


1. Salaries 
a. Support Personnel 


1) Engineering Technician GS-7 aac, 97 168 
(1 man year) 


2) Computer Specialist GS-11 32,514.00 
(1 man year) 


b. Total Labor Charges S 54,485.00 
NOTE: The costs above include direct 
benefits such as insurance, retirement, 


and earned annual leave and sick leave. 


2. Equipment and Supplies 


a. Applied Dynamics AD-10 High Speed $300,000.00 
Computer 

b. Miscellaneous Equipment and Supplies 10,000.00 

c. Computer Maintenance Contract ZU ep SUS OO 

d. Total Equipment and Supplies Seago 12 00 


NOTE: Unless specifically stated to the 
contrary, acceptance and fiscal support of 
the proposal authorizes approval of the 
procurement of equipment as indicated in the 
proposal and retnention of title to that 
equipment by the Naval Postgraduate School. 


TOTAL ESTIMATED COSTS FOR FISCAL YEAR 1989 S31 862200 
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TABLE 5 


TOTAL COSTS BY FISCAL YEAR 


Fiscal Year 
Fiscal Year 
Fiscal Year 
Fiscal Year 


TOTAL 


1986 
1987 
1988 


Neh) 


Phase 
Phase 
Phase 


Phase 
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is 768,97 5000 
II $ 294,296.90 
III $ 296,892.00 
Iv $ 391,862.00 


Si on, 42590 





VII. CONCLUSIONS AND RECOMMENDATIONS 


SR ver am me ee a ee ee ce ee 


The major return seen for the investment in this project 
is the inevitable reduced costs of procurement and the 
improved products through educated and informed buyers. 

The Aeronautics Department of the Naval Postgraduate School 
is the only Navy facility with the unique blend of ingre- 
dients necessary to actually educate future and even present 
Weapon Systems Acquisition Managers and Program Managers. 

The value of a facility analogous to the prestigious 
Civilain Flight Research Laboratories previously mentioned, 
which will be under thd direct control of the Naval Air 
Systems Command, is unequivocal. The Navy will have a low 
cost and easily accessible laboratory to pursue current 
systems integration problems with precisely the officers 
who will be making critical decisions on similar systems 
later in their careers. Taking into account the recent 
position with regards to "new systems instead of new 
airframes" stated by the Secretary of the Navy, this 
investment in solutions to the systems integration problems 
of the future may simply be prudent program management. 

This thesis has attempted to outline a general "plan-of- 
attack" for the installation and implementation of a fully 


capable Aircraft Systems Integration Laboratory. The 
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problem confronted herein is both complex and dynamic. 
Within the short timeframe of the author's involvement 
numerous changes have both compounded and simplified the 
solution. Therefore, it is evident that much follow-on work 
will branch forth from this slender effort. With this in 
mind, it 1S recommended that future students be encouraged 
to focus their efforts on but a small segment of the 
project. Additionally, whenever possible, each participant 
should visit the TASTEF facility at NATC in order to solidify 
in their mind the objective. Although ASIL will not become 
a clone of TASTEF, its objectives are so consistent with our 
own that a continuing working relationship will be highly 


beneficial to both parties. 
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APPENDIX A 


Digital Equipment Corporation - VAX 11/790 General 


a 
Purpose Computer System 
Equipment 

a) HSC 50 

by HSC 50x 

c) RA 81 

ad) RA 60 

e) 16 Asychronous Lines 

f) VAX 11/790 (1 each) 

g) Disk Interface 

h) DEC Writer 

1) Memory 

j) VMS 

k) FORTRAN 

Subtotal 


(minus 15 percent GSA discount) 


TOTAL System Cost 


Dae 
a) 
b) 


e)) 


Additional VAX 11/790: 
VAX 11/790 
Disk Interface 


DEC Writer 
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Cost 
S$ 32,500.00 
Teo O00 
19,000.00 
15,000.00 
7,990.00 
180,000.00 
20,000.00 
2,800.00 
9,000.00 
20,000.00 

____ 8,700.00 
$ 322,090.00 
___48, 313.00 


22137 77200 


S$ 180,000.00 
20,000.00 


2,800.00 





d) Memory eee Oe 0 


Subtotal S$ 211,800.00 
(minus 15 percent GSA discount) ol 7 70.00 
TOTAL om S0705 0200 
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APPENDIX B 


Public Works Cost Estimate for the Renovation of 
Halligan Hall, Room 024 (Room 024, Bldg 234): 

The attached estimate was prepared by Mr. George Nelson 
of the Naval Postgraduate School Public Works Department. 
The projected costs were in 1983 dollars with escalation 
factors of eight percent for both 1984 and 1985. The 
estimate was based on a start date of early 1985. In order 
to provide adequate time for bids to be promulgated and 
received, allow approximately six months lead time prior 
to start of construction. Additionally, prior to release 
of the project for bids, the Aeronautics Curriculum Officer 
must present a statement of intentions for the project to 


the school facility planning committee. 
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NC4 (436) /vlo 
29 November 1983 


MEMORANDUM 


From: Dave Tedrow, Code 436 
To: Dr. Marle Hewett, Code 31 


Subj: Aviation Computer Lab 024, Bldg. 234 


Encl: (1) Budget Cost Estimate for Aviation Computer Lab 024, Bldg. 234; 
Total — $97,000. 


1. Enclosure (1) has been prepared and is forwarded for your information 
as requested by LCDR Robert Iler, Aeronautics Department. 
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APPENDIX C 


Points of contact for Aircraft Systems Integration 


Laboratory (ASIL) project: 


il 


Hewett, M. D., Ph.D., Adjunct Professor and ASIL Project 
Manager, Naval Postgraduate School, Monterey, California, 
93943, (408)646-2936. 

Iler, R. W., LCDR USN, Development Plan Author, Naval 
Plant Representative, Westinghouse Company, Baltimore, 
Maryland, (301) 765-3890. 

Guuce, A. C., Director, Tactical Avionics and Software 
Test and Evaluation Facility (TASTEF), Systems 
Engineering Test Directorate, Naval Air Test Center, 
Patuxent River, Maryland, 20670, (301) 863-4787. 

Golesh, D., Senior Sales Representative, Digital 
Equipment Corporation, 2525 Augustine Drive, Santa 
Clara, California, 95051, (408) 748-4443 or 727-0200. 
Brocker, D., Assistant Chief of Space Science Division, 
N245-1, NASA Ames, Moffett Field, California, 94035, 
(415) 965-5536. 

Cook, A. M., Assistant Division Chief of Simulation, 
Code FS, N243-1, NASA Ames, NAS Moffett Field, 
California, 94035, (415) 965-5162. 

Tedrow, D., Public Works, Code 436, Naval Postgraduate 


School, Monterey, California, 93943, (408)646-2531. 
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